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ACTION SY-05 

INFO OCT-01 AF-08 ISO-OO /014 W 

130388 

R 040835Z AUG 76 
FM AMEMBASSY NAIROBI 
TO SECSTATE WASHDC 1540 

UNCLAS NAIROBI 8173 

FOR A/SY/EX 

E.O. 11652: N/A 
TAGS: ASEC 

SUB J : RTC RELOCATION 

REF STATE 190335 

1 . STATUS OF RELOCATION OF RSS/RTC/RMO TO NAIROBI IS AS 
FOLLOWS: 

A. OFFICE SPACE: PERMANENT SPACE IN UNION TOWERS NOW 
SCHEDULED TO BE READY FOR OCCUPANCY AUG. 25. THIS HAS 
SLIPPED FROM AUG. 1 AND COULD SLIP FURTHER. RSS/RTC/RMO 
CURRENTLY OCCUPYING ADEQUATE TEMPORARY SPACE ON NEWLY RENTED 
FLOOR OF OFFICE BUILDING HOUSING CHANCERY. RTC STILL OPER- 
ATIONAL AT ADDIS AND WILL REMAIN SO UNTIL MOVE INTO PERMANENT 
SPACE COMPLETED. 

B. PERSONNEL: RTC PERSONNEL ON BOARD ARE OIC WOLF (ARRIVED 
JULY 30), TSO COOPER AND CB ROBETS. TSO ALLSBURY AND CB 

SOULES REMAIN AT ADDIS ABABA. ALL RMO PERSONNEL NOW AT NAIROBI. 

C. OUTSTANDING REQUIREMENTS: AS INDICATED PREVIOUS 
TELEGRAMS THERE WILL BE A FINAL AIR SHIPMENT OF EQUIP- 
MENT AND FURNITURE FROM ADDIS ON OR ABOUT AUG. 25. COST 
ESTIMATE OF $17,800 PREVIOUSLY FURNISHED (ADDIS 7717) 

STILL STANDS. DO NOT ANTICIPATE ANY OTHER MAJOR REQUIRE- 
MENTS ALTHOUGH THERE MAY BE SOME LAST MINUTE, UNFORESEEN 
MOVE-IN EXPENSES. DO NOT BELIEVE THESE WOULD TOTAL MORE 
UNCLASSIFIED 
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THAN $2,000, HOWEVER. 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 04 AUG 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976NAIROB08173 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760300-0553 
From: NAIROBI 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19760888/aaaaczdj.tel 

Line Count: 62 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION SY 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 76 STATE 190335 
Review Action: RELEASED, APPROVED 
Review Authority: greeneet 
Review Comment: n/a 
Review Content Flags: 

Review Date: 29 JAN 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <29 JAN 2004 by ReddocGW>; APPROVED <28 JAN 2005 by greeneet> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 

Secure: OPEN 

Status: NATIVE 

Subject: RTC RELOCATION 

TAGS: ASEC 

To: STATE 

Type: TE 
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